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CAPTAIN'S  QUARTERS 
ONE  THIRTEENTH  STREET 
CHARLESTOWN  NAVY  YARD 
TIMOTHY  P.  O'CONNELL  CHARLESTOWN,  MASSACHUSETTS  02129 

(617)241-8291 


June  3,  1987 


Mr.  Stephen  Coyle 

Director 

Boston  Redevelopment  Authority 

Boston  City  Hall 

One  City  Hall  Plaza 

Boston,  Massachusetts 

Dear  Mr.  Coyle: 

It  is  my  pleasure  to  submit  for  your  review  and  consideration  a  proposal  for 
the  redevelopment  of  Parcel  P-2  in  the  Charlestown  Urban  renewal  area. 

Gate  Five  Associates  was  founded  by  Timothy  P.  O'Connell,  Esq.,  a  native  of 
Charlestown  who  is  currently  developing  property  as  well  as  providing 
consulting  services  to  development  teams. 

Gate  Five  Associates  proposes  to  develope  39  single  family  Townhouses  of 
which  3096  will  be  affordable  and  70%  will  be  market  rate.  Each  unit  will 
have  parking  spaces  and  fenced  yard  spaces. 

The  Developer  intends  to  seek  the  assistance  of  the  Charlestown  Economic 
Development  Corporation  (E.D.C.)  with  respect  to  the  marketing  of  the  30% 
affordable  units  in  the  development. 

In  addition  there  will  be  non  profit  partnership  participation  with  the  life 
Focus  Center  of  Charlestown. 

Also  intended  for  the  Development  Team  is  architect  and  Charlestown  native, 
John  Gallagher  of  P.D.C.M.  Associates. 
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Legal  counsel  will  be  provided  by  Attorney  Carl  Anderson,  a  local  attorney 
with  offices  at  Shipway  Place,  Charlestown  Navy  Yard. 

The  Developer  would  seek  to  employ  any  Charlestown  based  business 
wherever  possible  in  the  construction,  as  well  as  the  sale  of  the  units.     We 
would  also  ask  that  these  local  businesses  employ  neighborhood  personnel  on 
this  project. 

The  Development  Team  would  be  pleased  to  make  a  presentation  to  you  and 
the  Boston  Redevelopment  staff  at  your  request. 

Sincerely  yours, 

^/^.^ 

Timothy^.  O'Connell 
Gate  Five  Associates 
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Project  Summary 

Gate  Five  Associates  considered  a  number  of  variables  prior  to  submitting 
the  proposal  for  Parcel  P-2. 

Community  Garden 

A  portion  of  Parcel  P-2  at  the  intersection  of  Main  &  Bunker  Kill  Streets, 
containing  approximately  20,000  sq.  feet  is  currently  used  as  a  comm.unity 
garden.     After  several  visits  as  well  as  a  number  of  discussions  with  both 
gardeners  and  neighbors,  the  Developer  would  not  interfere  with  the  use  of 
that  land  as  a  community  garden. 

This  purpose  would  be  accomplished  by  either  deed  or  long  term  renewable 
lease.     In  either  instance  the  use  of  the  land  would  be  restricted  to  use  as 
the  aforesaid,  well  maintained  and  supervised,  community  garden. 

Affordable  Housing 

This  term  has  been  the  subject  of  a  great  deal  of  discussion  and  debate  in 

the  Charlestown  Community. 

The  term  affordable  housing  itself  appears  incapable  of  a  single  definition 
which  is  satisfactory  to  all  persons  involved  in  either  the  discussion  or  the 
debate. 

After  review  of  the  amount  of  affordable  housing  already  proposed  for  the 
Charlestown  Community  as  well  as  the  needs  of  a  wide  range  of  households 
seei<ing  affordable  housing  ,  it  is  the  belief  of  this  Developer  that 
affordable  housing  should,  for  the  purposes  of  this  proposal,  consist  of  2  to 
3  bedroom  single  family  townhouses  owned  in  fee  simple  with  prices 
affordable  to  a  large  segment  of  Charlestown  residents. 

For  the  above  reasons  this  proposal  will  make  30%  or  13  units  available  for 
those  persons  seeking  affordable  housing. 

The  remaining  70%  will  be  sold  at  market  rate.     This  30-70  mix  has  a  great 
deal  of  support  in  the  neighborhood  according  to  preliminary  discussion  with 
some  abutters.     It  is  also  felt  that  this  development  with  a  30-70  mix  has 
great  potential  for  success. 

The  Developer  intends  to  seek  the  assistance  of  the  Charlestown  Economic 
Development  Corporation  (E.D.C.)  for  marketing  of  the  affordable  units. 
Included  in  the  assistance  would  be  the  application  process,  and  lottery 
system  with  attention  to  the  requirements  of  residency,  affirmative  action, 
etc.     The  Developer  would  be  willing  to  pay  the  E.D.C.  for  the  assistance. 

The  Developer  has  considered  the  Komeownership  Opportunity  Program  (HOP) 
a  joint  endeavor  of  the  Mass  Housing  Finance  Agency  (MHFA)  and  the  Mass 
Housing  Partnershi  (MHP)  to  be  an  excellent  program.     The  availabilty  of 
financing  with  a  minimum  downpayment,  an  excellent  rate  of  interest, 
restrictions  on  resale  to  guarantee  that  these  homes  will  always  be 
affordable  are  only  a  few  of  the  reasons  for  this  Developers  belief  in  the 
HOP  program. 


-4- 


Ownership  Interest 

Each  of  the  39  Townhouses  proposed  will  be  deeded  in  a  fee  simple  type  of 

ownership. 

Project  Viability 

The  remaining  70%  of  the  units  will  be  sold  at  market  rate.     In  order  for 

the  project  to  be  successful  the  sale  price  of  these  units  must  be 

considered. 

Because  Gate  Five  Associates  is  a  local  development  firm,  we  are  acutely 
aware  of  the  real  estate  market  and  are  constantly  in  touch  with  local 
brokers  as  well  as  studying  recent  sales  figures. 

The  improper  application  of  recent  sales  figures  can  severly  impact  market 
strategy.     A  market  analysis  of  both  newly     constructed  and  substantially 
rehabilitated  housing  units  indicates  a  sales  price  average  per  foot  on  the 
market  rate  units  in  P-2  of  $100.00  per  sq.  foot. 

This  sale  price  for  the  market  price  units  has  been  substantiated  with  two 
local  brokers  and  both  expressed  confidence  in  the  marketability  of  single 
family  townhouses  with  parking. 

A  letter  of  financial  interest  is  provided  in  the  attachment  section. 

Community  Participation 

This  proposal  seeks  to  actively  involve  the  local  residents  who  will  be  most 
affected  by  this  development.     We  will  actively  seek  input  from  the 
neighbors  regarding  this  project.     It  has  come  to  our  attention  tliat  there 
are  potential  problems  with  regard  to  land  in  the  Easterly  corner  of  Parcel 
P-2  with  respect  to  some  direct  abutters.     We  feel  that  these  problems  can 
be  resolved  out  with  those  abutters  satisfactorily. 

Non  Profit  Participation 

Gate  Five  Associates  has  agreed  to  participate  in  this  development  project 
with  the  Life  Focus  Center  of  Charlestown.     This  participation  will  consist 
of  a  donation  of  25%  of  the  net  profit  from  the  project  at  the  conclusion  of 
the  development.     The  Life  Focus  Center  is  a  tax  exempt  organization  under 
section  501  (c)(3)  of  the  Internal  Revenue  code.     Included  in  the  attachment 
section  is  a  letter  of  interest  as  well  as  some  facts  about  the  Life  Focus 
Center. 

Training  Program 

It  it  the  intent  of  the  Development  Team  to  utilize  Charlestown  based 

business  for  use  in  the  project. 

In  addition  it  will  be  agreed  with  respect  to  these  businesses  that  wherever 
possible  if  either  skilled  or  unskilled  help  shall  be  needed,  that  all  efforts 
will  be  made  to  have  Charlestown  residents  for  tlie  positions.     There  will 
also  be  an  agreement  requiring  some  residents  hired  to  be  trained  and 
instructed  in  a  particular  trade  so  as  to  allow  a  continuation  of  employment 
due  to  training  skills  learned  from  the  program. 


devetjOPmemt  team 


Developer; 


Gate  Five  Associates,  Historic  Charlestown  Navy  Yard, 
Captain  Quarters,  13th  Street  Charlestown,  MA  02129 
Tel:  (617)  242-8291. 


Architect: 


PDCM  Associates,  Inc.,  Crystal  Cove  Marina,  547 
Shirley  Street,  Winthrop,  MA     02152,   (617)  539-0018, 
Planning,  Design  &  Construction  Management. 


Team  for 

Affordable 

Housing 

Marketing: 


Tentatively  the  Charlestown  Economic  Development 
Corporation,  Charlestown,  MA     02129. 


Attorney: 


Carl  J.  Anderson,  Historic  Charlestown  Navy  Yard, 
Shipway  Place  C-3,  C-7,  Charlestown,  MA     02129  (617) 
242-4860. 


Accountant: 


John  O'Brien,  1  Washington  Street,  Brookline,  MA. 


Non-Profit 
Equity  Partner; 


Life  Focus  Center,  Inc.,  One  City  Square, 
Charlestown,  MA     02129   (617)  242-3423. 
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Life  Focus  Center,  Inc. 

ONE  CITY  SQUARE,  CHARLESTOWN,  MA  02129 

242-3423 


JOHN  D.  MILLERICK 
Executive  Director 


June   1,    1987 


Mr.  Timothy  O'Connell 
Gate  Five  Associates 
Charlestown  Navy  Yard 
Charlestown,  MA   02129 


Dear  Tim; 

On  behalf  of  the  Life  Focus  Center,  I  am  writing  to  confirm 
our  conversation  relative  to  the  development  proposal  for  P21. 
We  are  most  interested  in  being  part  of  the  proposal  representing 
the  25%  Equity  partnership. 

Enclosed  please  find  our  501-C3  and  a  pamphlet  detailing 
some  of  our  program  services. 

Please  contact  me  for  any  information  or  assistance  I  can 
provide. 


Enclosures. 


Sincerely, 


£^C 


Lexy, — -— >^      »s 


Jack  Millerick 
Executive  Director 


Board  of  DIrectore:  MRS.  JUNE  REILLY,  President:  MRS.  KAY  PERREAULT.  Treasurer;  MRS.  MARGARET  BRADLEY,  Clerk; 
MRS.  GLORIA  CONWAY;  MR.  JAMES  CONWAY;  MR.  CHARLES  JOHNSON; 
MR.  JOHN  MILLERICK;  MR.  KEVIN  O'HALLGRAN;  MR.  MICHAEL  PRATT 
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Internal  Revenue  Service 

District  Director 


Date: 


NOV  18 1982 


Life  Focus  Center  of  Chariestovm,  Inc. 
1  City  Square 
Charlestovm,  MA  02129 


Department  of  the  Treasury 

P.  0.  Box  9107 
Boston,   MA     02203 


Our  Letter  Dated: 

May  27,    I9OI 
Person  to  Contact: 

Marcus  E,  Darrrln 
Contact  Telephone  Numben 

223-^^2iH 


Doar  Applicant: 

Thi3  modifies  our  letter  of  the  above  date  in  which  we  stated  that 
you  would  be  treated  as  an  organization  which  is  not  a  private  foundation 
until  the  expiration  of  your  advance  ruling  period. 

Based  on  the  information  you  submitted,  we  have  determined  that  you 
are  not  a  private  foundation  within  the  meaning  of  section  509(a)  of  the 
Internal  Revenue  Code,  because  you  are  an  organization  of  the  type  described 

in  section  — 'z Your  exempt  status  under  section  501(c)(3)  of  the 

code  is  still  in  effect.  "170(b) (I ) (A) (vi)  and  509(a)(1) 

Grantors  and  contributors  may  rely  on  this  determination  until  the 
Internal  Revenue  Service  publishes  notice  to  the  contrary.  However,  a 
grantor  or  a  contributor  may  not  rely  on  this  determination  if  he  or  she  was 
in  part  responsible  for,  or  was. aware  of,  the  act  or  failure  to  act  that 

resulted  in  your  loss  of  section   509(a)(l  ) status,  or  acquired 

knowledge  that  the  Internal  Revenue  Service  had  given  notice  that  you  would 
be  removed  from  classification  as  a  section     509(a) (1 )    organization. 

Because  this  letter  could  help  resolve  any  questions  about  your  private 
foundation  status,  please  keep  it  in  your  permanent  records. 

If  you  have  any  questions,  please  contact  the  person  whose  name  and 
telephone  number  are  shown  above. 

Sincerely  yours. 


District  Director 


^ 


JFK  Federal  BIdg.,  Boston,  ^^ass.     02203 


Letter  lOSO  (DO)  (7-77) 


intorncii  Revenue  Service 

District  Director 


D^itc; 


MAY  2  7 1981 


Life  i''-.':iir,  Center  of  Charlestown,  Incorporated 

55  M-M;''.;i'd  Street 

Chrr' ■;:■!. ovm,  Massachusetts     02129 


Department  of  the  Treasury 

P.  0.  Box  9107 
Boston,   MA     02203 

Employer  Identification  Number: 

Oif-2687260 
Accounting  Period  Ending: 

June   30        , 
Foundation  Status  Classification: 

170(b)(1) (A) (vi)    and   5091 
Advance  Ruling  Period  Ends: 

June  30,   1982 
Person  to  Contact: 

Mary  Joyce 
Contact  Telephone  Number: 

223-^21+1 


(' 


Dear  Applicant: 

Based  on  information  supplied,  and  assuming  your  operations  will  be  as  stated 
in  youj-  application  for  recognition  of  exemption,  we  have  determined  you  are  exempt 
from  Federal  income  tax  under  section  501(c)(3)  of  the  Internal  Revenue  Code. 

Because  you  are  a  newly  created  organization,  we  are  not  now  making  a  final 
determination  of  your  foundation  status  under  section  509(a)  of  the  Code."  However, 
wo  have  determined  that  you  can  reasonably  be  expected  to  be  a  publicly  supported 
organization  described  in  section  170(b) (1) (A) (vi)  and  509(a)(1) 

Accordingly,  you  will  be  treated  as  a  publicly  supported  organization,  and  not 
as;  a  private  foundation,  during  an  advance  ruling  period.  This  advance  ruling  period 
begin.s  on  the  date  of  your  inception  and  ends  on  the  date  shown  above. 

Within  90  days  after  the  end  of  your  advance  ruling  period,  you  must  submit  to 
us  information  needed  to  determine  whether  you  have  met  the  requirements  of  the 
applicable  support  test  during  the  advance  ruling  period.  If  you  establish  that  you 
have  been  a  publicly  supported  organization,  you  will  be  classified  as  a  section 
509(a)  (])  or  509(a)(2)  organization  as  long  as  you  continue  to  meet  the  requirement.^ 
of  the  applicable  support  test.  If  you  do  not  meet  the  public. support  requirements 
during  the  advance  ruling  period,  you  will  be  classified  as  a  private  foundation  for 
future  periods.  Also,  if  you  are  classified  as  a  private  foundation,-  you  will  be 
treated  as  a  private  foundation  from  the  date  of  your  inception  for  purposes  of 
section.'-j  507(d)  and  4940. 

Grantors  and  donors  may  rely  on  the  determination  that  you  are  not  a  private 
foundation  until  90  days  after  the  end  of  your  advance  ruling  period.  If  you  submit 
the  required  information  within  the  90  days,  grantors  and  donors  may  continue  to 
roly  on  the  advance  determination  until  the  Service  makes  a  final  determination  of 
your  foundation  status.  However,  if  notice  that  you  will  no  longer  be  treated  as  a 
section    509(a)(1)      organization  is  published  in  the  Internal  Revenue  Bulletin, 
grantors  and  donors  may  not  rely  on  this  determination  after  the  date  of  such 
publication.  Also,  a  grantor  or  donor  may  not  rely  on  this  determination  if  he  or 
she  was  in  part  responsible  for,  or  was  aware  of,  the  act  or  failure  to  act  that 
resulted  in  your  loss  of  section    509(a)(1)     status,  or  acquired  knowledge  thai 
the  Internal  Revenue  Service  had  given  notice  that  you  would  be  removed  from 
classification  as  a  section     509(a)(1)    organization. 


District   nircctor,   Boston  District 


(over) 


Letter  ;jp45(D0)  (G-77) 


jf  your  sources  of  support,  or  your  purposes,  character,  or  method  of  operation 
chanfTC'.  please  let  us  know  so  we  can  consia'er  the  effect  of  the  change  on  your 
exempt.  ;, lalus  and  foundation  status.  Also,  you  should  inform  us  of  all  changes  in 
your  r:ai:i:'  or  address. 

Genorclly,  you  are  not  liable  for  social  security  (FICA)  taxes  unless  you  file 
a  waivoi  of  exemption  certificate  as  provided  in  the  Federal  Insurance  Contribution.':! 
Act.  J  I'  you  have  paid  FICA  taxes  without  filing  the  waiver,  you  should  call  us.  You 
are  not  liable  for  the  tax  imposed  under  the  Federal  Unemployment  Tax  Act  (FUTA) . 

Circnnizations  that  are  not  private  foundations  are  not  subject  to  the  excise 
taxes  under  Chapter  42  of  the  Code.  However,  you  are  not  automatically  exempt  from 
other  Federal  excise  taxes.  If  you  have  any  questions  about  excise,  employment,  or 
other  Federal  taxes,  please  let  us  know. 

Donors  may  deduct  contributions  to  you  as  provided  in  section  170  of  the  Code. 
Bequest.:;,  legacies,  devises,  transfers,  or  gifts  to  you  or  for  your  use  are 
deduct  ihlc-  for  Federal  estate  and  gift  tax  purposes  if  they  meet  the  applicable 
proviiiions  of  sec  +  ions  2055,  2106,  and  2522  of  the  Code. 

^■uu  are  required  to  file  Form  990,  Return  of  Organization  Exempt  from  Income: 
Tax,  c.hJ.v  if  your  gross  receipts  each  year  are  normally  more  than  $10,000.  If  a 
return  is   required,  it  must  be  filed  by  the  15th  day  of  the  fifth  month  after  the 
end  or  your  annual  accounting  period.  The  law  imposes  a  penalty  of  $10  a  day,  up  to 
a  raaxiiiuim  of  $5,000,  when  a  return  is  filed  late,  unless  there  is  reasonable  cause 
for  tho  delay. 

You  are  not  required  to  file  Federal  income  tax  returns  unless  you  are  subject 
to  the  tax  on  unrelated  business  income  under  section  511  of  the  Code.  If  you  are 
subject  to  this  tax,  you  must  file  an  income  tax  return  on  Form  990-T.  In  this 
letter,  v.-e;  are  not  determining  whether  any  of  your  present  or  proposed  activities 
are  unrelated  trade  or  business  as  defined  in  section  513  of  the  Code. 

You  need  an  employer  identification  number  even  if  you  have  no  employees.  If 
an  employer  identification  number  was  not  entered  on  your  application,  a  number  will 
be  assigned  to  you  and  you  will  be  advised  of  it.  Please  use  that  number  on  all 
returnis  you  file  and  in  all  correspondence  with  the  Internal  Revenue  Service. 

f.cicause  this  letter  could  help  resolve  any  questions  about  your  exempt  statu.5 
and  iouncir.lion  status,  you  should  keep  it  in  your  permanent  records.. 

IJ'  you  have  any  questions,  please  contact  the  person  whose  name  and  telephone 
number  are:  shown  in  the  heading  of  this  letter. 

Sincerely  yours. 


^5^HERBERT  B.  MOSEER 
District   Director 


Letter  1^45(00)  (6-77) 
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LIFE  FOCUS  CENTER 


One  City  Square 
Charlestnwn,  MAss.   132129 
242-3423 

A   non-profit   aqency   dedicated   to   servicinq  the  special  need= 
papul ati  on. 


WHAT  IS  THE  LIFE  FGCUS  CENTER  ? 

The  lite  Focus  Center  is  people  helping  people.  It=.  a 
community-based,  mul ti faceted ,  and  innovative  Human  Se-vices 
HQency  Distinct  in  our  commitment,  the  Life  focus  cen^-er  U 
dedicated  to  meeting  the  needs,  enriching  f-he  lives  and 
promoting  both  the  psychological  and  physical  qrowth  of  rB^ard<-d 
■3tnd  handicapped  individuals. 

Founded  in  197S,  the  Life  Focus  Center  services  both  Cha.rl -sto-..n 
ana  Its  surrounding  communities  ni th  the  goal  of  providing  a 
viaoie  aliiernativB  to  institutionalization. 

From  it's  inception,  the  Life  Focus  Center  has  b-en  an 
independent,  non-profit  agency,  relying  heavily  on'  f h e 
generosity  of  both  private  and  corporate  donations  while  a^'so 
conyracting  with  state  agencies  such  as  the  Department  of  menfal 
L  k'^  ;.  !■  ^=P^-"tment  of  Social  Services  and  the  Massachu^.-l";^ 
Rehabilitation  Commission. 


PROGRAMMING 


MR  SHELTERED  WORKSHOP  PROGRAM  -  Pi  d u  I L 


fi^jordeJ 


Thi^  program  cor.tracted  by  the  Department  of  Mental  Health  h-s 
s'^ilte^-d  ^'^"^f^^^"  =^-=-  ^^-'^^  It  IS  designed  to  provid": 
rii^fi  H  ,  ■  ^^  ^^'"•^"-  °PP°^-tL'nitie5  to  adult  deveicp.^.p^an  y 
fTtlnf  "'m  •  7^^-^^^-^  involves  work  related  ski  II  s ,  ad.pt  i  C^ 
-onPam^^'U  ;n""''  ^^^"'^i^  development.  The  main  goal  of  thi 
t.°?=  I,  ,  P^-^vide  payroll  to  the  clients  on  a  regular 
uaois.It  15  currently  in  operation  33  hours  per  week. 
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MR  SOCIAL  PRE-VQCATIONAL  PROGRAM  -  AJu/i       n€  T?  >-  ^ 

Also  contracted  by  the  Department  o-f  Mental  Health  this  program 
is  a  training  center  designed  to  prepare  clients  -For  the 
sheltered  workshop  and  competitive  employment.  Training  includes 
adaptive  living  skills,  pre-workshop  skills,  employment 
requirements,  and  job  skill  development.  It  provides  opportunity 
■for  adult  developmenatal  1  y  delayed  clients  to  work  in  a 
protective  structured  enviorement  designed  -for  their  individual 
skill  level  and  pace. 


MR  SOCIAL  RECREATION  PROGRAM 


_  AJ^/i     'R^hrJJ 


Also  contracted  by  the  Department  of  Mental  Health,  this  program 
operates  three  a-fternoons  and  two  nights  per  week  for  twenty 
retarded  adult  clients.  Activities  include  swimming,  bowling, 
arts  and  crafts,  dancing,  trips  to  the  theater,  this  program  is 
also  open  two  night  per  week. 

AFTERSCHOOL  ED/LD  PROGRAM  -  /f^/^SC^u/  E-Mdiro  n^^  IL    <)  lUl^A   M' 

Contracted  by  the  Department  of  Social  Services,  this  program 
deals  with  a  population  from  ages  six  to  thirteen.  It  is 
designed  to  provide  social  recreational  activities  which  allows 
the  children  to  interact  with  each  other.  Examples  of  activities 
are  bawling,  aerobics,  swimming,  trips  to  libraries  and  museums, 
and  various  field  trips. 


AFTERSCHOOL  DD  PROGRAM 


^  AL    /-^oe^u/    Tl-^i^t-J^J 


Also  contracted  by  the  Department  of  Social  Services,  the  purpose 
of  this  program  is  to  have  clients  interact  socially  with  others 
through  various  activities.  Some  of  these  include  woodworking, 
dance,  aerobics,  art  and  crafts,  swimming,  gym  activities,  and 
field  trips.  The  program  operates  afterschool  every  day  and 
deals  forty  clients  ranging  from  six  to  twenty-two  years  old. 


HANDICAPPED  SUPPORTIVE  WORK  PROGRAM 


~    Cdll^^/c  L^'V-       <00u^J       Ada  ITS 


Contracted  by  Massachusetts  Rehabilitation  Commission,  this  is  a 
full  time  program  with  a  Computer  Training  course,  designed  for 
Adults  with  physical  disabilities.  Our  goal  is  to  train  clients 
with  basic  computer  knowledge,  and  upon  completion,  help  place 
them  in  the  working  community  with  paying  jobs. 


d» 
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HANDICAPPED  SOCIAL  RECREATION  PROGRAM  -  LO 

Also  contracted  by  Massachusetts  Rehabilitation  Commission  ,  this 
program  is  also  iar  Handicapped  adults  and  adolecsents  with 
physical  disabilities.  Activities  include  bawling,  ceramics, 
Arts    and  crafts,  swimming,  and  out  trips. 

Services  ^rs  also  available  on  an  outreach  basis  for  those  not 
able  to  attend  the  Center. 


ON  THE  MOVE 

Looking  toward  the  future,  the  Life  Focus  Center  has  many  new  and 
exciting  plans  to  expand  their  services.  One  such  innovation  is 
the  possibility  of  employing  4-5  Computer  trainees  from  our 
Supportive  Work  Program  to  perform  a  variety  of  job  functions  in 
our  Administration  and  Transportation  Departments.  Another  would 
be  to  design  and  market  through  contracts,  new,  saleable 
commodities,  manufactured  by  the  clients,  with  the  proceeds 
returning  to  them  on  a  productivity  basis  to  provide  a  full  weeks 
pay. 
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?DCM  ASSOCIATES.  IXC. 

Crystal  Cove  Marina  -13- 

547  Shirley  Street 

Winthrop.  Massachusetts  02152 

(6171  539-0018.  322-9632 


GATE  FIVE  ASSOCIATES  -  BRA  PARCELS  P2A  &  ?23 
CHARLESTOWX.  MASSACHUSETTS 

H         PDCM     Associates,     Inc.     is     providing       services       in       the       areas       of 
architecture,  interior  design  and  construction  management  for  this  project. 

In  the  past.  PDCM  Associates.   Inc.  has     worked     on     several     large     scale 
residential     developments,     and     is  currently  designing  a  135  unit  residential 
project  in  Grantham,  Xew  Hampshire.  In  addition  to  our  residential     unit     work 
in     new     construction,     we     have     performed     services  on  a  variety  of  projects 
including  residential  and  commercial  rehabilitation  throughout  Boston     and     in 
Xew     York  and  Xew  Hampshire.  We  have  also  provided  services  on  a  number  of  new 
construction  projects  in  the  commercial  field. 

This  diversity  provides  us  with  ability  and     insight     to     plan     the     most 
complex       of       projects     effectively,     through     our     design     and     construction 
management  process,   established  as  a  result  of  having  to     work     with     projects 
of  varying  scope. 

H         William  Christopher  would  be  assigned  as  Project  Architect  and     would     be 
involed     with     the     project  from  start  to  finish,   particularly  involved  in  the 
total  design     process     and     construction     management.     Mr.     Christopher     is     a 
registered     architect     who  brings  to  the  project  a  high  level  of  experience  in 
the  design  and  construction  of  multi-million  dollar  projects. 

1         John  Gallagher,   a  Charlestown  native,     will     be     assigned     the     tasks     of 
interior     planning,     specifications  and  construction  management  and  would  also 
be  involved  with  the  project     from     start     to     finish.     Mr.     Gallagher     brings 
experience     in     period     design  and  rehabilitation,   and  has  worked  closely  with 
landmarks  and  architectural  commissions  in  both  Boston  and  Xew     York.     He     has 
considerable  experience  in  construction  management,  costing  and  scheduling. 

H         PDCM  Associates,  Inc.  has  work     with     Gate     Five     in     the     past     and     has 
enjoyed     an  excellent  working  relationship.  We  look  forward  to  this  project   as 
we     consider     it     to     be     one     of     the     few     remaining     challenging     sites     in 
Charlestown. 

June     1.   1987 


PDCMi 


bra  parcel  ?2a  &  ?2b 
single:  family  to^atxhouses 
bl'xker  hill  &  main  streets 
ci-iarlesto\vy,  massachusetts 

June     1,   1987  02.40.19  PAGE  1 


.14- 


GATE  HIVE  ASSOCIATES  -  DESIGN  DESCRIPTION 


H  In  submitting  this  proposal.  Gate  Five  and  PDCM  have  taken  the 
suggestion  of  the  BRA  and  the  Neighborhood  Council  {to  provide  townhouse 
style  development)   as  the  project  design  proforma. 

H         Our  conceptual  site  plan  reflects  atatched  row  houses,     comprising     of     a 
mix     of     2i      and     3i     story     units.     Approximately     50%  of  the  units  will  have 
garage  parking,  while  the  remainder  will  park  on     site.     Access     to     the     site 
will  be  provided  from  two  areas: 

°         Vehicular  entrance  to  the  upper  portion     of     the     site     from     Bunker 
Hill     Street     to     Charles     Street,     with     Charles     Street  running  one  way  from 
Bunker  Hill  Street  to  Main  Street. 

"  Vehicular  access  to  the  lower  portion  of  the  site  from  the 
southeast  corner  of  the  site  at  Main  Street  to  New  Charles  Street  Place, 
which  would  run  one  way  to  Charles  Street  and  exit  to  Main  Street. 

H  The     units     will     be     constructed     on       concrete       foundations,       without 

basements,     with     concrete     masonry     units  for  unit  seperation  walls  and  brick 
veneer  for  facade  walls.  Wall  framing  will  be  wood  and  metal     stud     and     floor 
framing     will     be     wood  joists  &  beams.  Placement  of  windows  and  doors  will  be 
done  to  adhere  to  the  development     guidlines     and     produce     an     appearance     of 
conformity       to       the       traditional     lines     found     in     similar     townhouses     in 
Charlestown. 

It  should  be  noted  that  care  has  been  taken  so  the     the     orientation 
of     the     units  will  provide  for  minimal  views,  from  either  Main  or  Bunker  Hill 
Streets,   of  units  with  garage  doors  or  balconies/decks.  The     Main     Street     and 
Bunker     Hill     Street     facades     will     be     true     to     traditional     proportions  of 
windows,  doors,  trim  and  dormers. 

1         The  massing  of     the     units     on     the     site,     provides     for     a     base     floor 
dimension     of     20'-0''     x     36'-0"  along  the  centerlines  of  exterior  walls,  with 
the  exception  of  a  few  units  along  Main  Street,  which  have  been     stepped     back 
with  the  radius  for  the  property  line. 

1         Plans  for  the  unit  interiors  are     being     developed     to     provide     complete 
living, dining     &     kitchen     space     as     well  as  a  minimum  of  li   baths  and  two  to 
three  bedrooms  for  2i   story  units  and  2i   baths     and     three     to     four     bedrooms 
for  3i   story  units. 


— -,..M«....»«.U.I^a.«>-l^«^>=^..W-V        ..■■^^.-  ..■^....L.^.-...W«:..^.^...^.^^V^^^..^ 
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3RA  PARCZL  ?2A  &  ?23 
SINGLE  "AVILY  TOWXHOUSES 
BUNKER  HILL  &  MAIN  STREETS 
CHARLESTOWX,  MASSACHUSETTS 
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june 


1.   1987  02.43.12  ?AG' 


The  level  of  finish  we  intend  to  achieve  would  consist  of: 

Gypsum    based    walls    with    veneer    plaster 

wood    windows    and    doors 

interior    wood    trim 

hard    surface    tile    for    baths    and    kitchens 

fully    carpeted    rooms,     ^tOoz.     face    wt    nylon 

fully    applianced    kitchens 

laminate    kitchen    cabinets    and    counters,    and    bath    vanitv. 

Fully    equipped    closets. 

hardwood    flooring    at    main    unit    entry. 

site    lighting    and    landscaping. 

forced    air    heating    system   with   options    for    air    cooling. 


H         In  general,  all  units  will  be  finished  equally,  with  options  provided     at 
the     unit  owner's  discression  and  expense.  Gate  Five  Associates  would  like  the 
Nieghborhood  Development  Council's  input  and  advise  on     the     final     appearance 
of     the     exterior     of     the  building  and  unit  interiors,  due  to  the  impact  this 
project  would  have  on  the  immediate  nieghborhood  and  Charlestown  in  general. 
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BESIGN  REVIEW 


There  are  39  single  family  brick  Townhouses  proposed  for  Parcel  P-2. 


Included  in  this  proposal  are  13  3  1/2  story  Townhouses  with  frontage  on 
Main  Street. 


Directly  behind  the  above  units  are   13  3  1/2  story  Townhouses  frontage  in 
New  Charles  Street  Place. 


Frontage  on  New  School  House  Court  are  nine  Townhouses  consisting  of  5  3 
1/2  and  4  2  1/2  story  units. 


Frontage  on  Bunkerhill  Street  are  4  single  Townhouse  units. 


The  3  1/2  story  units  are  approximately  2500  sq.  feet  of  living  space.     The 
2   2/1  story  units  are  approximately  1800  sq.  feet  of  living  space.     All  units 
will  have  parking  and  yard  space,  with  6x8  spruce  fencing  separating 
individual  lots. 

Gate  Five  Associates  will  request  that  the  City  accept  ownership  and 
maintenance  of  New  Charles  Street  Place  and  New  School  House  Court. 
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GATE  FIVE  ASSOCIATES 

DEVELOPMENT  SCHEDULE 

PARCEL  P-2 

Month  1-2-3-4 

1.)  Named  tentative  Developer. 

2.)  Application  to  MHFA/MHP  for  mortgage  set  aside  and  front  money 

loan. 
3.)  Application  for  permits  and  zoning  variances. 
4.)  Review  by  BRA/MHFA  for  design  from  working  drawings. 
5.)  Financial  application  process  for  construction. 
6.)  BRA/MHFA  review  for  final  approval  of  working  drawings. 
7.)  Drawings  sent  to  building  dept.  for  approval. 

Month  5-6-7 

1.)  Working  plans  sent  out  for  bids. 

2.)  Review  of  all  bids. 

3.)  Negotiate  with  Charlestown  Economic  Development  Corporation  to 

process  affordable  units. 
4.)  Building  permits  obtained. 
5.)  Negotiate  construction  contracts. 
6.)  Approval  for  financing  of  construction. 

Month  8-9 


1.)  Finalize  negotiations  with  C.E.D.C.  and  application  for 

affordable  units  begin. 
2.)  Construction  period  begins. 
3.)  Pre  sale  of  market  rate  units. 
4.)  Selection  process  for  affordable  units. 

Month  20-21 

1.)  Finalize  all  sales. 
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GATE  FIVE  ASSOCIATES 
SPECIFICATIONS  FOR  PARCEL  P-2 

EHASEJ 

A.  Excavation  for  all  foundations  and  basements. 

B.  Gas,  electric,  water,  sewer,  and  telephone  utilities. 

C.  Asphalt  concrete  paving  &  curbing  of  parking  spaces. 

D.  Grading  and  landscaping,  sidewalks,  street,  and  path  areas. 

E.  Concrete  slab  for  basements  4"  concrete. 

F.  Concrete  basement  walls  8"  thick. 

G.  Front  entrance  stairs  of  concrete. 

H.  Wood  framed  partitions  (2x4's     16"  o.c). 

I.  5/8  cdx  plywood  wall  &  roof  sheathing. 

J.  5/8  glue  &  nailed  adhered  rated  plywood  floors. 

K.  Operable  insulating  glass  roof  windows. 

PHASE  II 

A.  Red  brick  veneer  exterior  walls  on  all  facades  of  single  family 
townhouse. 

B.  Concrete  lintels  and  sills  at  exterior  doors  &  windows  in  masonry 
walls,  (precast). 

C.  1x3  strapping  all  ceilings. 

D.  R-21  insulation  under  all  roofs. 

E.  R-11  insulation  with  vapor  barrier  in  all  exterior  walls. 

F.  Fiberglass  shingle  roofing  gray  slate  in  color. 

G.  Prefinished  brown  aluminum  gutters. 

H.  Gas  fired  hot  air  heating  systems  throughout  with  provisions  for 
future  air  conditioning. 
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I.  Gas  fired  hot  water  heaters  (30  gals.). 

J.  Copper  &  PVC  plumbing  system. 

K.  Bathroom  exhausts  &  gas  vents. 

L.  Washer/dryer  hookups  in  basements. 

M.  100  Amp  electrical  service  for  eacli  town  liouse. 

N.  Smoke  alarm  systems. 

O.  Wiring,  receptacles,  switches,  appliance  connections,  kitchen  and 
bathroom  lighting  for  each  unit. 

P.  Telephone,  cable  T.V.,  and  door  intercom  system  for  each  unit. 

Q.  Exterior  wood  door  1  3/8  colonial  2  panes  of  glass  each  unit. 

PHASE  III 

A.  New  1/2"  sheetroek  on  all  new  partitions,  exterior  walls,  and 
ceilings. 

B.  Sound  isolating,  fire  rated  sheetroek  system  on  party  walls. 

C.  Kitchen  cabinets  with  plastic  laminate  counter  tops,  bathroom 
vanities  with  plastic  laminate. 

D.  Factory  prefinished  windows  insulating  glass  1/1  double  hung 
windows. 

E.  Cedar  clapboard  siding  with  4"  exE>osure  to  weather  where 
indicated  on  drawings. 

F.  Interior  pine  trim  at  all  doors  and  baseboard  with  1  1/8  band 
molding. 

G.  Hardwood  handrails  for  interior  stairs. 
H.  Steel  handrails  for  exterior  stairs. 

PHASE  IV 

A.  Acoustic  caulking. 

B.  Sheet  vinyl  kitchen  &  bathroom  flooring,  ceramic  tile  for  floor 
and  bathroom  surroundings  optional. 

C.  Carpet  with  padding  on  floors  of  all  living  areas  including  halls 
and  stairs,  red  oak  floor  with  polyurethane  finish  optional. 

D.  Primer  and  2  coats  of  latex  base  paint  on  all  interior  walls  and 
ceilings. 
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E.  Primer  and  2  coats  ojTatex^aint  on  exterior  wood  trim. 

F.  2  coats  of  stains  on  exterior  siding. 

G.  Bathroom  accessories  throughout. 

H.  Bathroom  medicine  cabinets  with  mirrors. 

I.  All  closets  will  be  of  6  panel  colonial  bi-folds  with  shelves. 

J.  Steel,  porcelain,  and  stainless  steel  plumbing  fixtures. 

K.  All  doors  will  come  with  hardware. 

L.  Press-formed  insulated  steel  back  entrance,  kitchen  and  patio 
doors. 

M.  Clear  coated  brass  mail  slots. 

N.  Electric  ranges,  garbage  disposal,  range  hood,  dishwasher  and 
refrigerator  for  each  unit,  trash  compactor  optional. 
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PAJIT  I  -^tJO- 


i 


RED8VSLflP5S'S  rrxTEWE}*!  FOR  PUSUC  DISCLOSURE  ' 

A.   HEDEVELOPta  a^ND  L.\Wn 

1.  ...  iNmm  of  a«J«y«iov«:  Timothy  P.    O'Connell   -   Gate   Five   Associates 

b.    Ad6n»m  uid  ZIP  Co<im  oi  Rtcm^niopmr:   Captain's   Quarters,    One   Thirteenth   St. 
Charlestown  Navy  Yard,    Charlestown,    MA     02129 

e.    mS  Mtunhw  at  R«d«v,lop«rt  014363683 

2.  Ti«  Uad  aa  wjuei  t&a  R«<i«v«lop«r  pnpornm*  to  tour  iato  a  eontraci  for,  or  anaarataading  witis  rs: 
ihm  pareaaa*  or  U«s«  a{  Land  (iraa 


Boston  Redevelopment  Authority 
ia  Charlestown  Urban  Renewal  Area 


(Ham*  af  UrioM  Atuwi  or  Rtdrt^iapmrntu  Pnjtct  An»t 

ia  dia  CUT  <^        Boston Stax.  of  Massachusetts 

is  imaaihrn:^  «a  foUowa  ^ 

Parcel   P-2 


3.  If  th«  H»J«Y«lop«f  !a  aoc  an  ln<iivi<iu*l  doiof  baaia«a«  uadtr  hia  avrti  aaaa.  die  Redevelops  U.  nc 
iciiicatfti  beiow  and  ia  orjaaized  or  operaiiag  uader  eh*  lawa  o{  Massachusetts ..,,.„_» 

n  A  eorporatioa. 

Q   A  aoaprtrfit  or  duriiabla  iaalitatioa  or  nrporacioa. 
rn  A  partaarsbip  kaowa  aa 

□  A  baaiaaaa  aaaodatioa  or  a  joiat  vantsra  kaowa  aa 
Q  A  Fedaral.  Stata.  or  local  goveramaat  or  iaatramanuiiiy  thereof. 
(2  Otbar  (txflaiM)   DBA 
♦.    If  Ui«  Reiiavelopar  ia  not  aa  iadiviaaal  or  a  governmaat  agency  or  inainjaaotality.  give  ciatc  <st  off  at 

S.  ^Uam^  irirfniaei  tide  of  poaitioa  (if  aay),  and  oaive  «d  extent  of  the  Interest  of  tha  ofricsrs  aad  ^Hf^cioai  r 
^ira^idwa.  aad  iayastcra  of  iba  Radaveioper.  other  r^n  a  govensnaat  a^eflcy  or  ii»(ran«Btalicy,  are  sat  for. 
foilows    Timothy  P.    O'Connell,    sole   partner. 


•if  space  «a  Lhis  fo*m  ia  iaada^uaie  (or  aay  r«^a«9(*d  iafoniiauoB.  it  shauia  be  fBfoijhed  an  aa  aiucjiad  pa$«  ^h;(.h  -.t 

ta  iiader  th*  appropnaie  aunbcred  item  aa  iha  (ona. 
2  Aay  roavvaieal  naaaa  al  ideetifymf  t^«  Uad  (aueli  aa  block  aad  lot  aambara  of  ->u*^  bouaoariaa)  ia  aoifieseeu    a  i. 

tiaa  by  laetaa  aad  bauada  ar  oiaar  leciiaieai  daacrtpiioa  la  aeeaptabl*.  bai  aot  rc^nirad. 
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I 

a.    If  t^  R*<iav«iop«f  ia  •  eorpermtioa,  '^«  ot'ncars.  diracsors  or  tnucava.  tad  taca  stoe'xholdtc  9vrains 
tkaa  lOX  «i  aay  daaa  of  stock' 

^    If  l^  Hadavalopar  U  a  aoaprafit  or  dtariubla  Institadoa  or  corpormtioa,  dia  acfflMfs  wae  e^escitai. 
board  9l  tra«(a«*  or  board  ai  jiraetara  or  siflular  govamiag  body* 

e<    If  t&o  Radavalopar  is  a  parmarafaip*  «aeii  partaar.  wkmtkmr  a  gaaarai  or  limiiad  paruiar,  tai  dihtr  u 
pareaat  ai  iataraai  O'  a  daacripdoa  of  (h*  diaractar  aad  axuat  of  iatarasu 

d.    If  :^«  Radavalopar  i«  a  baaiaaaa  asaoeiacioa  or  a  jotat  vaatara.  tack  participaat  and  tiuaf  t&*  per^ 
of  tataraat  or  a  daaeripcioa  of  \ha  ciianctar  aod  axttat  of  iatarvac 

a.   If  tka  Radavaiopar  ia  soffla  odiar  aadty,  tfaa  ofneara,  tha  aataiars  at  tha  ^v«miaf  bodr.  ^d  t*eh 
baviaf  aa  iatarast  of  mora  ciua  10^ 

^oaiTtoM  TiTua  (ifmnJ  **«o  •aitcxMT  or  in-FtRCj-r  c 
MAJM.  Aooacsa.  AMO  xt^  eeea  oascai»no»<  00  cytAHAerxm  amo  i:itxwt  sf  iwttki 


6.   Naiaa.  addraaa.  aad  aatara  aad  axtaat  of  iataraat  of  cae^  parsoa  or  tatiqr  fnat  lummd  ui  rtapefn^  is  !te 
wte  haa  a  baaafidal  iatarast  ia  aor  of  ti^a  siiaraholdsn  or  iavastor*  aafflad  ia  raspoaaa  to  Itce  5  s.'bic. 
grras  aaeii  parsoa  or  tatity  owra  tiua  a  eoopatsd  105  iataraat  ia  ciu  Radaralopv  Cfor  tsaatpU,  f>.ar* 
20Tt  9f  tka  stock  ia  a  earporaooa  wkiei  halda  SOU  of  dU  stoek  of  tkm  RodMv«lcf«n    or  atort  ihs^  $0",  <. 
stack  im  a  earpcntiom  which  holds  20^  of  the  stock  of  the  Rsdcvciapcrji 

WAMC  Aflowaia.  Awo  iT^  eaea  oaagin»Tiow  or  e>«*»*gTxa  awq  fxrxnr  s»  "fxy 

None 


7.    ^cmmo  (if  itot  given  aicvcj  of  offiears  aad  dtraetars  or  tros'taaa  of  my  eorporatioa  or  fins  liatft^  aadsr 
Itaa  S  or  ham  6  abova: 

None 

8.   RESIDENTIAL  REDEVELOPMCTT  OR  REHABILITATION 

(T^a  Rada'ralopar  ia  ta  foraia^  the  folloiaiag  iafomatioa.  bat  omiy  if  laad  ia  ta  ba  radav«lop«d  or  r«babili! 
ia  wbola  or  ia  part  for  rcsidcntioi  parpoaaa.) 


If  a  eaf^^atiaa  is  ra^airaj  ta  (Ua  p«ri«4Ja  raparta  «iU  ihm  Tt^arai  Saeartiiaa  »»4  Cse&aa«a  Cacuaisatoa  vt,(^c'  ic<niai 
•i  U«  Saaaritiaa  ^lekasfa  Act  a<  1934.  aa  atata  aa^ar  lUs  llaa  S.  Ia  aaok  eaaa.  ikt  iaiaraatiaa  raiarrari  ic  i^  ikU  U 
aa4  la  luaa  <  aaa  7  la  aat  ra^airari  ta  ba  (aiaiaka^. 


'^  I 


1.    St«t«  til*  RM«v«lo9«r'»  «suai«t«».  «scla*iv«  of  p«)m«nt  for  tii«  l«ad.  for: 

-      ,             .          •      J      •  I      J       I  _     -               $5,273,428.85 
«.    Total  e««t  ot  any  raaid«au«l  rt4av€iapm«at. '.  f..,^^  *i  fci  "rti' * 

b.   Cost  p«  d«r«llla{  uait  of  aflr  rasijoatUl  (Wcvaiopmaflt.  T  ...'... '. ] 

e.   Tot«2  coat  of  tacy  rvaidaatial  ra^aiiilitaciaa j 

ia    Coat  par  dx*!]^^  oait  of  aay  raaidaadai  raJia^ilitatioa ) 

2<   a*   StaCa  ti>a  Radavalopar'i  aadmata  o{  dia  avaraga  aoatiiiy  raatai  (if  ^  i«  rtnud)  or  tvcraa  s«ia 
^f/  t«  i«  toid)  for  «ac^  typa  aad  siza  «{  dwalliag  oait  iavolvad  ia  aacii  re^avalopoaat  or  r«iia-bui 

rT»a  Awo  ma  o^  owaui-iwa  uwit  ttowTwt.  •  aawTAc  5*1.1  »"<ea 

i X ~ 

2  Bedroom  Townhouse   -  market    sale  185,000 

3  Bedroom  Townhouse   -   market    sale  210,000 

2  Bedroom  Townhouse    -   affordable    sale  86,000 

3  Bedroom  Townhouse   -  affordable   sale  98,000 


b.   Stata  tha  atilidaa  aaJ  parkiag  fiieilldaa,  if  aay,  iaeladad  ia  t^  feragoiag  «adinacas  of  nattlt 
One   parking   space   will   be    included    in   each   fee    simple   deed. 


e.   Stata  o^pmaat.  aadi  aa  rafrifaraesrs.  waakiag  aacbiaaa,  air  coa^tioaars,  if  aay,  iacladad  is  Ji 
foiaf  Mtimatas  of  aalaa  pricaat      refrigerators,    stoves,    dishwasher,    garbage 

disposals 

CEamcATiON 


» 


I  (^f^l         Timothy   P.    O'Connell 


eartify  tiut  ifaia  Radavaiopar'a  Sutaaatit  for  Pobiie  Oiacioaura  ia  traa  »ad  comet  to  tha  b«at  of  otv  (oQr)  ka 
aadbaliaf.: 

0aca<l: ' DaU^        June   2,    1987 


Partner 

TSR Tnn 


399  Bunker  Hill  St.,  Charlestown,  M. 

Addr^Mt  tiU  Zif  C»*a  Addrtat  md  ZJP  Ctda       02129 

'  l(  ik*  Ra4«««l«9«r  is  aa  taiivi^aal,  ikia  tut«a«ai  akavM  k«  aifaa^  by  tmck  ladivUital;  if  ■  partacrsiiip.  by  a«c  a/  \h> 
■•rai  if  ■  carparaiiaa  or  aiiiaf  MUr)r,  by  aaa  «{  ita  eJiia/  •((iears  luviaf  kaowladg*  •<  iha  (acta  r*qair*4  by  i^ia  tLsias 

2  P»MltT  far  Talaa  C«rtiflcatioM    Saetioa  1001.  Title  IS,  a(  ika  U..5.  Coda.  pro«i4aa  a  (iaa  of  aat  aera  ihaa  $10. COO  at 
■««c  di  sac  aiara  taaa  fiva  yaar*,  ar  bath,  (or  kaawia^ly  aa4  willfally  ai«Jiia|  w  aaiAf  aay  faiaa  wniia;  ar  dacoaaat,  k 
tka  aaaa  la  caataia  aay  (aiaa.  fictitiaaa  ar  (ra«4alaM  aiataaaai  ar  *»trj  ia  a  aaiiar  withia  ika  juria^ictiaa  a<  aay  Oapi 
•I  tW  Uaita4  Suiaa. 
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DISCLCSURE  STATEMENT  CONCERNING  BENEFICIAL  INTEREST 
REQUIRED  BY  SECTION  40 J  OF  CHAPTER  7  OF  THE  GENERAL  LAWS 

(1)  Location:  BRA   Parcel    P-2    Charlestown.    MA      02129 

(2)  Grantor    or    Lessor:        Boston    Redevelopment    Authority 

(3)  Grantee    or    Lessee:         Tlmothv   P.    O'Connell  D/B/A     Gate   Five  Associates 

(4)  I  hereby  state,  under  the  penalties  of  perjury,  that  the 
true  names  and  addresses  of  all  persons  who  have  or  will 
have  a  direct  or  indirect  beneficial  interest  in  the  above 
listed  property  are  listed  below  in  compliance  with  the 
provisions  of  Section  40J  of  Chapter  7  of  the  General  Laws 

(see  attached  Statute) . 

NAME  AND  RESIDENCE  OF  ALL  PERSONS  WITH  SAID  BENEFICIAL  INTEREST: 
Timothy  P.  O'Connell   399  Bunker  Hill  Street,  Charlestown,  MA  02129 


(5)   The  undersigned  also  acknowledges  and  states  that  none  of 
the  above  listed  individuals  is  an  official  elected  to 
public  office  in  the  Commonwealth  of  Massachusetts,  nor  is 
an  employee  of  the  State  Department  of  Capitol  Planning  and 
Operations . 

SIGNED  under  the  penalties  of  perjury. 

Signed:  ^^]^^/^  ^^^I,^ 

Date:        June    2,    1987 
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".  DISCLOSURE  STATEMENT 

Any  person  submitting  a  development  proposal  to  the  Cfty  of  Boston  must  truthful 
complete  this  statement  and  submit  It  prior  to  being  formally  des1gna.ted  for  any 
project. 

1.  Do  any  of  the  principals  owe  the  City  of  Boston  any  monies  for  Incurred  real 
estate  taxes,  rents,  water  and  sewer  charges  or  other  indebtedness? 

jia \ ; 

2.  Are  any  the  principals  employed  by  the  City  of  Boston?  If  so,  in  what  capac 
(Please  Include  name  of  agency  or  department  and  position  held  In  that  agenc 
department). 

No  

3.  Have  any  of  the  principals  previously  owned  any  real  estate?  If  so,  when,  v. 
and  what  type  of  property? 

From  1979.  Both  Residential  and  Cnmniprrial  in  Boston,  MA  and  New  Hampshire 

4.  Were  any  of  the  principals  ever  the  owners  of  any  property  upon  which  xne   Ci 
Boston  foreclosed  for  his/her  failure  to  pay  real  estate  taxes  or  other 
Indebtedness? 

•      No \ ■ 

5.  'Have  any  of  the- principals  ever  been  convicted  of  any  arson  related  crimes, 

currently  under  indictment  for  any  such  crimes? 

No 

6.  Have  any  of  the  principals  been  convicted  of  violating  any  law,  code,  ^tatu- 
ordinance  regarding  conditions  of  human  habitation  within- the  last  thrtff  (3 
years? 

No 


SIGNED  UNDER  THE  PAINS  AND  PENALTIES  OF  PERJURY  THIS 
•     2nd       Day  of     June \ ,  19  87 

-  SIGNATURE:   UZ^^/i^^^JT .-   - 

ADDRESS;   399  Bunker  Hill  Street.  Charlestown.  MA   n?1?Q 
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NON-DISCRIMINATION  AND  AFFIRMATIVE  MARKETING  STATEMENT 

As  a  condition  of  receiving  BRA-controlled  funds,  land 

or  other  benefits,  I,   Timothy  P.  O'Connell ,    agree  not  to 

discriminate  or  permit  discrimination,  upon  the  basis  of  race, 
color,  religious  creed,  marital  status,  sex,  age,  ancestry, 
sexual  preference,  military  status,  handicap,  children, national 
origin,  or  source  of  income  in  the  lease,  rental  or  use  and  occu- 
pancy of  the  property  located  at  bra  Parcel  P-2 

Charlestown.  MA   n?1?q • 

I  further  agree  to  carry  out  an  Affirmative  Marketing  Plan 
as  submitted  or  as  approved  by  the  Authority  which  shall  incor- 
porate a  description  of  outreach  efforts  to  potential  applicants 
using  media  and  various  community  resources  well  in  advance  of 
of  sales  or  rent-up.   I  also  agree  to  develop  and  carry  out 
occupant  selection  policies  and  procedures  which  comply  with  the 
Boston  Fair  Housing  Ordinance  and  any  additional  Authority 
requirements  which  would  be  made  available  prior  to  final 
designation. 


June  2.  1987 ...    ■  -  _  - 

Date  5e^el.op^e 


tZ.^ 


FIRST  MORTGAGE  RESOURCE  OF  BOSTON,  INC. 

39  College  Pond  Road,  Plymouth,  Massachusetts  02360 
(617)  747-1266 


June  1,  1987 


Mr.  Timothy  P.  O'Connell 
Gate  Five  Assoicates 
Captain's  Quarters 
Charlestown  Navy  Yard 
Charlestown,  Massachusetts     02129 

RE:    Redevelopment  of  Parcel  P-2 

Dear  Tim: 

With  reference  to  the  above  captioned  Boston  Redevelopment  Authority  Parcel 
P-2,  we  are  interested  in  providing  the  financial  resources  necessary  to 
make  this  project  viable. 


This  financial  package  would  include 


naturally  front  end  costs  if  necessary  after  tentative  designation. 


This  interest  is  given  because  of  our 


developer  and  also  as  a  consultant  on  other  successful  projects. 


We  look  forward  to  meeting  with  you 


cont ruction  financing,  end  loan  and 


past  relationship  with  you  as  a 


on  this  project  in  the  near  future. 
Very  truly  yours, 

Robert  E.  Crowley  c^ 

Loan  Officer 


"^R 
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